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Message Text 



UNCLASSIFIED 

PAGE 01 WARSAW 05724 021559Z 
53 

ACTION AID-31 

INFO OCT-01 EUR-25 ISO-OO IGA-02 DRC-01 RSC-01 /061 W 

015756 

R 021509Z NOV 73 
FM AMEMBASSY WARSAW 
TO SECSTATE WASHDC 6508 

UNCLAS WARSAW 5724 

E.O. 11652: N/A 
TAGS-: OSCI SWEL PL 

SUBJECT: AID/CSD : AMERICAN CHILDRENS'S HOSPITAL 
KRAKOW 

REF: WARSAW 5670 AND STATE 21488 

1. DR. KANSKA REPORTS THAT ENGINEER FRON NOWA HUTA 
ENTERPRISE HAS BEEN NOMINATED TODAY TO SUPERVISE 
TIMELY COMPLETION OF PHASE II, AND MOSTOSTAL 
REPRESENTATIVE WILL BEIN KRAKOW SHORTLY TO 
DISCUSS CURTAIN WALT. DELIVERIES. NO ADDITIONAL 
WORKMEN ARE ON SITE AS YET ALTHOUGH DR. KANSKA IS 
NOW CONSIDERABLE MORE OPTIMISTIC REGARDING PREVENTION 
OR WINTER DAMAGE ON BASIS OF RECENT DEVELOPMENTS. 

2. DR. KANSKA ENQUIRED ABOUT STATUS OF LONG-TERM 
AID SPONSORED STUDY OF HOSPITAL IN RELATION TO 
PHASE III REHABILITATION CENTER PROPOSAL. SHE 
INDICATED VICE MINISTER OF HEALTH AND SOCIAL 
WLEFARE MARCINOWSKI WILL HEAD POLISH TEAM TO WORK 
WITH AID CONTRACTORS. IN VIEW OF INTENDED SCOPE 
AND DURATION OF STUDY, KANSKA STATES POLES ARE 
CONSIDERING STARTING ON OWN INITIATIVE, IF AID 
CONTRACTORS NOT READY TO BEGIN WORK SOON. PLEASE 
ADVISE. 
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